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MEMORANDUM FOR: 


IhmiA. Qk 
(Attention: 


ttan ( jr. 


5 July 1955 


25X1, 


SUBJECT 


s Matter* Requiring Immediate Attention 


I. A €*124 is required to mere initial reconnaissance aircraft from 
B urb an k te tee Teat Site on 25 July. Rally Johnson plans to load Hie aircraft 
jm Anday 24 July and take off early Monday morning, 25 July, Arrangements 
to obtain tela aircraft will be discussed by Messrs. Biesell, 1 


25X1 A 


25X1A 

1, Kelly Johnson believes be requires no significant support by air 
weather p ersonnel daring tee early testa. Accordingly, tee weather room, at 
25X1 A | certainly will not be needed before 1 October. On tee other hand, 

tee Lockheed people will wieh to be able on occasion to transmit weather informs* 
tioa over regular TWX circuits, presumably from Burbank. M tee regular 
, ' comma circuits are operational by 1 August their need# will be met. It may 
be de sirable occasionally to obteln woatee* information from | " 

25X1 A | | bat arrangements for so doing can boat be worked mat after the test base 

ia operational. 

5, Lockhe ed is making no provision for any kind of aeromedical personnel 
m for any medical facilities at tee test base. Since tease will be something 
over fifty people at tee base from tee very beginning, for wham some limited 
, x facilities should be provided, it ia essential that the dispensary be open and 
mast of tee medical staff be on hand by 1 August. If wo encounter serious 
obstacles in achieving tela result, I would like to be advised so we can make 
Mine emergency arrangement. 
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4, Lockheed requ ires 1600 gallons of JT-6 fuel at Burbank by lb July, 
I understand teat | |in consultation wite | | wift 

endeavor to meet this requirement. 

t, Lockheed requires at least two engine stands of tea type suitable 
for storing or working on tee power plant and alee for shipping, if these can • 
be obtained. M they are unobtainable, it may be teat Lockheed could make up 
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t mtt such stand# U givn lime. These are required just ** *o<® ** possible 
bat la aay amt on later than 22 My in preparation for mov ement to fee test 
base. This matter should be diseases* by Messrs. Bissell, | 

" joa § My so Kelly Johnson can be given definite advice about the 

status of this request « t My. 
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RICHARD M. BXSSE2J-, JR. 
twist Project Officer 
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